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SUBJECT: CONSTRUCTION PROJECT MATERIALS 

MOSCOW FOR CPOIC SEABEE TEAM AND RSO; LENINGRAD FOR POIC 
SEABEE TEAM 

REF: (A) CONVERSATION BETWEEN MASTER CHIEF DAY AND CHIEF 
GRIFFOR 

1. UPDATED EFORTS TO THOROUGHLY ANALYZE THE COMPLETE 
STATUS OF ALL MATERIALS FOR THE CONSTRUCTION PROJECT IN 
LENINGRAD BY ALL AGENCIES INVOLVED HAS RECENTLY COMMENCED. 

2. THEREFORE, FROM A CONSTRUCTION VIEWPOINT, THE INVENTORY 
OF CONSTRUCTION MATERIALS FOR LENINGRAD PRESENTLY ON SITE 
AND AN MTO NECESSARY FOR COMPLETION ARE TO BE FORWARDED 
AS DISCUSSED IN REF (A) TO A/SY BY PRIORITY MESSAGE AS 

SOON AS A THOROUGH AND COMPLETE ANALYSIS IS ACHIEVED, 

3. IT HAS ALSO BEEN BROUGHT TO OUR ATTENTION THAT SOME OF 
THE WORK PREVIOUSLY PERFORMED MAY NOT HAVE BEEN OF THE 
QUALITY DESIRED DUE TO IMPROPER OR UNAVAILABILITY OF TOOLS 
AND MATERIALS, WEATHER CONDITIONS, IMPROPER SPECIFICATIONS, 
OR WORKMANSHIP. OF PARTICULAR COMMENT WAS SOME GRILL WORK 
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IN THE SECURE SPACES. POIC LENINGRAD SHOULD SURVEY SUCH 
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WORK, PARTICULARLY THE GRILLS, AND PERFORM ANY WORK NE- 
CESSARY, TOOLS AND MATERIALS PERMITTING, TO INSURE SECUR- 
ITY SPECIFICATIONS ARE SATISFIED OR COMMENT ON SAME TO 
OIC, NSU WASHDC. KISSINGER 


LIMITED OFFICIAL USE 


NNN 


Declassified/Released US Department of State EO Systematic Review 30 JUN 2005 



Declassified/Released US Department of State EO Systematic Review 30 JUN 2005 


Message Attributes 


Automatic Decaptioning: X 

Capture Date: 01 JAN 1994 

Channel Indicators: n/a 

Current Classification: UNCLASSIFIED 

Concepts: n/a 

Control Number: n/a 

Copy: SINGLE 

Draft Date: 21 AUG 1974 

Decaption Date: 01 JAN 1960 

Decaption Note: 

Disposition Action: RELEASED 
Disposition Approved on Date: 

Disposition Authority: boyleja 
Disposition Case Number: n/a 
Disposition Comment: 25 YEAR REVIEW 
Disposition Date: 28 MAY 2004 
Disposition Event: 

Disposition History: n/a 
Disposition Reason: 

Disposition Remarks: 

Document Number: 1974STATE1 83338 

Document Source: CORE 

Document Unique ID: 00 

Drafter: MLHOFF:CR 

Enclosure: n/a 

Executive Order: N/A 

Errors: N/A 

Film Number: D740230-0992 
From: STATE 
Handling Restrictions: n/a 
Image Path: 

ISecure: 1 

Legacy Key: Iink1974/newtext/t19740829/aaaaayot.tel 

Line Count: 66 

Locator: TEXT ON-LINE, ON MICROFILM 
Office: ORIGIN SY 

Original Classification: LIMITED OFFICIAL USE 
Original Handling Restrictions: n/a 
Original Previous Classification: n/a 
Original Previous Handling Restrictions: n/a 
Page Count: 2 

Previous Channel Indicators: 

Previous Classification: LIMITED OFFICIAL USE 
Previous Handling Restrictions: n/a 

Reference: (A) CONVERSATION BETWEEN MASTER CHIE, F DAY AND CHIEF 

Review Action: RELEASED, APPROVED 

Review Authority: boyleja 

Review Comment: n/a 

Review Content Flags: 

Review Date: 07 JUN 2002 
Review Event: 

Review Exemptions: n/a 

Review History: RELEASED <07 JUN 2002 by cunninfx>; APPROVED <03 MAR 2003 by boyleja> 

Review Markings: 

Declassified/Released 
US Department of State 
EO Systematic Review 
30 JUN 2005 


Review Media Identifier: 

Review Referrals: n/a 
Review Release Date: n/a 
Review Release Event: n/a 
Review Transfer Date: 

Review Withdrawn Fields: n/a 
Secure: OPEN 
Status: NATIVE 

Subject: CONSTRUCTION PROJECT MATERIALS MOSCOW FOR CPOIC SEABEE TEAM AND RSO: LENINGRAD FOR POIC 

TAGS: ASEC, APER 

To: MOSCOW LENINGRAD 

Type: TE 

Markings: Declassified/Released US Department of State EO Systematic Review 30 JUN 2005 


Declassified/Released US Department of State EO Systematic Review 30 JUN 2005 



